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Message Text 

UNCLASSIFIED 

PAGE 01 DAMASC 05718 081254Z 
ACTION NEA- 10 

INFO OCT-01 EUR- 1 2 ISO-OO EB-08 /031 W 

012360 081458Z/53 

R 081149Z SEP 77 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 4732 
AMEMBASSY ATHENS 

UNCLAS DAMASCUS 5718 

ATHENS FOR RTDO 

E.O. 11652: NA 
TAGS: BTIO, SY 

SUBJ: FGT: PURCHASE OF 3 AND EXPANSION OF 7 TRANSFORMER STATIONS- 
MAJOR PROJECT 

I . 502/ DAMASCUS /T-96 

2. AUGUST 26, 1977 

3. MICHAEL DAVIS 

4. 502 SYRIA 

5. N 

6. PUBLIC ESTABLISHMENT OF ELECTRICITY, SULTAN SALIM STREET, 

TEL 1 1256 SY MINLEC, DAMASCUS, SYRIA 

7. CALL FOR OFFERS NO. 655 

8. OCTOBER 20, 1977 

9. 201 -FOREIGN EXCHANGE TENDER 

10. SIC 36120, 99182, 99183 03 

SUPPLY AND INSTALLATION OF THREE AND EXPANSION OF 
SEVEN TRANSFORMER STATEION 230/66 KV„ PER THE BOOK OF 
CONDITIONS. BID AND FINAL BONDS 3 MILLION SYRIAN 
POUNDS, AND 10 PERCENT CONTRACT PRICE. DELAY PENALTY 
ONE SYR. POUND PER THOUSAND DAILY. ONLY DIRECT OFFERS 
ACCEPTED. THE ESTABLISHMENT HAS IBRD LOAN FOR PRUCHASE 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 DAMASC 05718 081254Z 

TO THREE AND EXPANSION OF ONE STATION. PROBLBLE IBRD 
FINANCING OF REMAINDER OF PROJECT, BUT BIDDERS SHOULD 
SPECIFY MODE OF PAYMENT, CREDIT FACILITIES PERFERRED. 

I I . PAYMENT BY LOAN FROM IBRD FOR PART OF PROJECT, AND 
BY PAYMENT FACILITIES FOR THE REST. BOOK OF CONDITIONS 
OBTAINABLE FROM THE ESTABLISHMENT UPON PAYMENT OF 
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1500.00 SYRIAN POUNDS (ONE US DOLLAR EQUALS S.P. 3.90). 

MURPHY 

UNCLASSIFIED 

NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 08-Sep-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977DAMASC05718 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770325-0695 
Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770987/aaaacvpc.tel 

Line Count: 64 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 9e76aa4a-c288-dd11-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 03-Dec-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1352089 
Secure: OPEN 
Status: NATIVE 

Subject: FGT: PURCHASE OF 3 AND EXPANSION OF 7 TRANSFORMER STATIONS- MAJOR PROJECT 
TAGS: BTIO, SY 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/9e76aa4a-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 
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